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BILL NO. S-84-03-^ 


SPECIAL ORDINANCE NO. 


s 


AN ORDINANCE approving Change Order 
No. 2 - Res. #5985-83, Lafayette 
Corridor (Pontiac to R.R.), with 
Moellering Construction Co., Inc., 
in connection with the Board of 
Public Works. 


NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL OF 


THE CITY OF FORT WAYNE, INDIANA: 

SECTION 1. That Change Order No. 2 - Res. #5985-83, 


Lafayette Corridor (Pontiac to R.R.), with Moellering Construc¬ 


tion Co., Inc., in connection with the Board of Public Works for: 

Change Order #2, Res. #5985-83, 

Lafayette Corridor (Pontiac to 
R.R.) is necessary because Item 
#24, Type C Casting—Two of the 
existing castings were broken and 
had to be replaced. 

Item #26, Type I-C Inlet, Remove & 

Replace—Four of the existing in¬ 
lets were not able to be salvaged 
and had to be removed and replaced 
with new concrete ones. 

Item #27, Type I-C Inlet—The five 
new 30" inlets were installed to 
eliminate the valley gutter through 
the intersections. With the new 
drainage structures, the water does 
not drain through the intersections, 
thus eliminating slick spots both 
in the winter and summer, and this 
also improves the riding quality of 
the street; 


involving a total increase of Five Thousand Nine Hundred Seventy- 
one and No/100 Dollars ($5,971.00), all as more particularly set 
forth in the specifications, and which is on file with the Office 
of the Board of Public Works, and is by reference incorporated 
herein, made a part hereof, and is hereby in all things ratified, 
confirmed and approved. 

SECTION 2. That this Ordinance shall be in full force 
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Page Two 


and effect from and after its passage and any and all necessary 
approval by the Mayor. 



APPROVED AS TO FORM 
AND LEGALITY 



Bruce 0. Boxberger, City Attorney 








Read the fi^rst time in full and on motion by • 


e f>rst t: __ 

seconded by Yysfec*' , and duly-adopted, r££d J$he second time 

by title and referred to the Committee (andAthe City 

Plan Commission for recommenda tion) _ and Pnhl i-r Honking to be held^&fter 


due legal notice, at the 
Indiana, on 


rTciIChambers, City-County Building, Fort Wayne 

•the_ ^ ^ _ a D d ay of 

.M.,E.S 



Read the 
seconded by^ 
passage. PASSED 


TOTAL VOTES 


BRADBURY 

BURNS 


£) by the following vote: 
NAYS ABSTAINED 


and duly adopted, placed on its 


GiaQUINTA 

HENRY 

REDD 

SCHMIDT 

STIER 

TALARICO 


c^ 


^ _ 


, , , ^ 

SANDRA E. KENNEDY, CITY CL^RK 


h-At 


Passed and adopted by the Common Council of the City of Fort 

Wayne, Indiana, as ( ANNEXATX QN4 (APPROPRIATrON)-(GENERAL) . 

(SPECIAL) (ZONiNG-MAP) ORDINANCE (RESOLUTION-) NO. ^ 

on the _ _day of__, 19 f A , 


y ATTEST: 





SANDRA E. KENNEDY, CITY CLERK PRESIDING OFFICER 

Presented by me to the Mayor of the City of Fort Wayne, Indiana, 
//■*£ _day of _ _ , 19y ^ . 


on the _ 

at the hour of 


lock fQ , ,M.,E.S.T. 


SANDRA E/KENNEDY, CITY CLpRK 

Approved and signed by me this )o> , 4K day of _ 

19 , at the hour of _ \ _o'clock t _.M.,E.S.T. 




hL 


WIN MOSES, JR., MAYOR 














































































CHAfcGH OP.ZzP. 


nange Order No- 
roject Mo. 


of Project Lafayette Corridor (Pontiac to R.R.) 


Moellering Cons 




tion Co. , Inc., 


Resolution No. 5985-83 _ 

Board Order No. 36-83 _ 

Date November 2 . 19 £ 


,u are hereby requested to comply v,ith the following changes from the contract plans and 
pecifications: 



Orioinal Contract Price . _ , f q'a ' I " 
Current Contract Price Adjusted by .Previous Cnange Order S ^,719^ . 6 _, 
New Contract Price Including this Change C-cer S 191,69 - 


_ r „ n -ipH Q n in the contract for this project is (unchanged) (i noz&sx* 

- 0 - Calendar days due to this Change Order. The date for completion 

oy --- Furthermore, this document snail oecocne an 

^enrl^^CT^^ns of the contract shall apply hereto. 

Recommended by: 

Accepted by: _ 

Approved by: 

Approved by 



(Chief Street Encineer) Date 
(Contractor) Date 


(Director of Transportation) ^ 0 3-p-C/ 

(grYfr^wrexraar)- Date A " A* __ 0 -2:- 

(Q./ner) Date ^^ 


Attested by 


: Sketch- 


Date 

































































Chance Order Mo. 2 _ 

Resolution No- = 5985-83 _ 

Board Order No. 36-83 _ 

REQUEST AND JUSTIFICATION FOR CHANGE * • 

Necessity for chancer Item #24, Type C Casting — Two of the existing castings were broke 
and had to be replaced. 

Item #26. Type I-C Inlet. Remove & Replace — Four of the existing inlet s were not able to. h 
salvaged and had to be removed and replaced with new concrete ones. 

Item #27, Type I-C Inlet — The five new 30" inlets were installed to eliminate the valley 

gutter through the intersections. With the new drainage structures, the Water does not 

drain through the intersections, thus eliminating slick spots both in the winter and summer, 

and this also improves the riding quality of the street.'“ 


Will proposed change alter size of the project? Y: 
If yes, explain:____ 


Affect on operation and maintenance cost of this project: _N/A_ 


Richard Knappenbergei 


Project Engineer 




































S-84-03-23 


BILL NO. 

REPORT OF THE COMMITTEE ON PUBLIC WORKS _ 

WE, YOUR COMMITTEE ON PUBLIC WORKS _TO WHOM WAS REFERRED AN 

ORDINANCE_ approving Change Order No. 2 for Resolution 5985-83, 

Lafayette Corridor (Pontiac to R.R.) with MOELLERING CONSTRUCTION 
CO, INC., in connection with the Board of Public Works. 


HAVE HAD SAID ORDINANCE UNDER CONSIDERATION AND BEG LEAVE TO REPORT 
BACK TO THE COMMON COUNCIL THAT SAID ORDINANCE_ JPASS. 






























TITLE OF ORDINANCE _C hange 0rder _ No ,._ 2, R es . *598 5 -83 . Lafa yette- Coxfidox (Smtias: t. 

'■ DEPARTMENT REQUESTING ORDINANCE Board of Public Works f 

SYNOPSIS OF ORDINANCE Change Ordor 12, Res. >5985-83. Lafayette Corridor fPonti,. t„ 

- iS necessar Y because Item »24, Type C Casting-Two of the existing p,„i,„ 

were broken and had to be replaced. 

- — * 26 - Type ^ Met - *»°ve a Replace-Four of the existing Inlets were nor 

- able F° be salva ged and had to be removed and replaced with ne w roncrete ones. 

- Item — Type --E C five new 30 " inlets were-Installed to eli-ie.r. eh. 

-y alle Y g utter thro ugh the intersections. With the new drainage structures, the 

- " at6r d ° eS n ° t - d ^ ain throu B h the intersections, thus eliminating slick snots both 

--f- 8 ""ter and summer, and this also improves the riding Quality of the street.. 


Moeliering Construction is the contractor. 


EFFECT OF PASSAGE To facilitate comp letion of project. 


EFFECT OF NON-PASSAGE 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) Increase $5,971,00 


ASSIGNED TO COMMITTEE 























































